SUBJECT:  J-22 FLIGHT CERTIFICATION - VAFB 


Or Thursday, 7/1/65, J-22 payload system was certified for flight 

at VAFE. Fricr to certification the performance of J-22 system was 
evaluated ty the :lisht Readincss test conducted om Tuesday and 
Wednesday, 6/29/65 and 6/30/65. 


The Flight Readiness test consisted of approximtely 15 to 20 cycles 

cf operation per main instrument using 3404 type film. The Flight 

Readiness test film was subsequently processed and evaluated to show «sy 
the level of instrument performance. * oe ‘eitte‘and filters: were: as ace: 


and W-25 filter on the master. | Y eae Eo sve, eatin, Se pe 


Evamination of the processed Flight Readiness film revealed marks in both 

the master and slave film exhibits that indicated either an instrument 
tracking problem and/or faulty hand retrieval operation. Subsequent film 

tects revealed that marked payload was caused by faulty film handling during 
“ilm retrieval from the take-up cassette. 


Te 
Instrument’ “168 test film contained evidence of something in the camera system 
that blocked light from imeging in the active terrain format area. Mision 
dust from the rail scratching the film was suspect. Examination of the 

rails in instrument 168 revealed a large accumulation of emulsion dust on 

the rail edge between the binary data block and the take-up end of the format. 
sae emulsion dust caked tcgctner and protruded into the active format area 
during 15 to 2C cycles of operation and interfered with light transmission 
cnto the film. Subsequent clean up of the rails followed by inetrument 
cperaticn demonstrated that emulsion dust nc longer accumilated on the rail 
as befcre but was carried into the take-up cassette by the normal conveyor 
belt acticn of the filx. 
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Following the campletion of the Flight Readiness test, the supply 
cassette was loaded with flight film in 41 minutes without incident. 


On Thursday, 1 July 1965, J-22 system was integrated and operated with 
flight film withert incident. J-22 system was certified for flight. 
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